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ACTION TRSE-00 
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CIEP-02 SS-15 STR-08 OMB-01 CEA-02 CIAE-00 COME-OO 
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LIMITED OFFICIAL USE MANILA 10753 
USADB 

TREASURY FOR FINKEL 

E.O. 11652: ADS, DECLAS 12/31/73 
TAGS: EAID, EFIN, NP 

SUB J : NEPAL AIR TRANSPORT DEVELOPMENT PROJECT 

REF: TRSY P181940Z SEPT 73 

SPECIAL FUNDS LOAN APPROVED 18 DEC 1969 
FOR NEPAL AIR TRANSPORT DEVELOPMENT PROJECT 
COVERED BOTH PHASE I AND PHASE II. NO BLENDING 
INVOLVED. PROCUREMENT OF EQUIPMENT ALMOST COMPLETED 
WITH PRIME EXCEPTION OF NAVIGATION AIDS EQUIPMENT. 
NEGOTIATIONS FOR NAVIGATION AIDS FOR FIVE AIRPORTS 
CARRIED OUT IN JAN 1973 WITH AUSTRALIAN FIRM. AND 
CONTRACT EXPECTED TO BE SIGNED (PROBABLY BY MID-OCT) 
WHEN DECISION IS MADE ON ALTERNATIVE TYPES OF EQUIP- 
MENT. OTHER REMAINING CONTRACT TO BE CONCLUDED IS 
FOR PHASE II CIVIL WORKS. 

SULLIVAN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 20 SEP 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: collinpO 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973MANILA10753 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: MANILA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730922/aaaaaprn.tel 

Line Count: 52 
Locator: TEXT ON-LINE 
Office: ACTION TRSE 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: TRSY P181940Z SEPT 73 
Review Action: RELEASED, APPROVED 
Review Authority: collinpO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 04 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04-Dec-2001 by kelleyw0>; APPROVED <01 MAR 2002 by collinp0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NEPAL AIR TRANSPORT DEVELOPMENT PROJECT 
TAGS: EAID, EFIN, NP 
To: STATE 
Type: TE 
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